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6 FEB 1963 


MEMORANDUM FOR: Agegistant OlLeestor, Oo' 


SUBJECT: Water Destruet System for lpecial raper “ape, 
LOEALLST/ONCART 


1. There te an obvious lack of priority assianed by 
Lockheed for the deeian and inatallation of the equipment 
required te utilice the special water soluble maps presently 
being praduced by AGIC. 


in compifence with « recommendation fro General 
ooolittle, wewber of the President's foreign Intellizence 
a@vieory Geard, a working group wags established, on 3 Auguet 1962, 
to provide projects LDEALIST and GACART with maps and charts which 
are capable of emercency destruction, Attendance at this meeting 
included hesdquearters representatives from Operations, Oevalopment, 
imteLlisence and Meteriel. Outside scency representatives included 

AcTo, TED, and Lockheed. 

25X1 


2. Rasearch and development work wes completed by the 
feehnical Services Division (735) te provide paper maps which 
will dihasoive when subrerved in water. The Materiel Diviston 
procured the nacesgary special paper from and 
S00 is gurrently in production on particular JY 4 ny serles 
charts ag specified by the Intellicence Staff. <ompletion of the 
entire production is estimated by 1 Merch 1963. 


3. The LDEALLST/OACART vehicles must be equipped with 

a map container and suitable weter reservoir, plumbing, valves 
and activation device in order that the map container may be 
fleeded with water if an emercancy so dictates. This particular 
requirement, established 9 Aucuat 1962, has nat precesdeadt 
eancurrently with mop production. ‘Therefore, we will shorcly 
be Feoaed with completed water-soluble charts, out with no 
ewistins storage/destruct system available for their use. The 
reault will be a delay in epearationel employment of the charts 
unless Lockheed 48 encouraged to complete their testing ant in- 
stallation of the necesaary equipment, To data, two fiberglas 
gigs eoitainers have n produced and temporarily gl ase 
mane of the GACART vebhleles. Two additional cantoiners heve 
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been forwarded to Edwards APB for use in IDEALIST vehicles. 
Tite inktisl test work is not being asreasivaly pursued Dy 
Lockheed and indications are that final evetem ineralle tion 
is in the distant future. 


4%, Operational training fe highly desirable in the use 
af bath the mane (chances in "format) ami sterage/destruct 
syeterne prior to operations} amployment., ONCAERT oregraming 
indicates the syateme should be installed eat once in Adrereft 
124, 122, amd 125, ISALIST uee can commence es soon as the 
systems ave installed on a retrofit basis. 


3. it.is recommended that the Develooment Division 
establish the necassary priority with Lockhead te accomplish 
complation of this project. It is further recomended that 
be requested te moniter and report weekly 
on provress in this recare Concurrence of the 

\galatant Olrector, O54, is requasted, 
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ohiet, Cperations Division, OF4 


JAGR Ge LEOPORD 

cd Solow] = USA: 
Agwistant Director 
(Spectal Activities} 
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